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Office  of  the  Philadelphia,  Wilmington  and  Baltimore 

Railroad  Company. 


Wilmington,  January  8th,  1844. 

To  the  Stockholders  of  the  Philadelphia^  Wilmington  and  Baltimore 

Railroad  Company. 

The  Board  of  Directors  of  the  Philadelphia,  Wilmington  and  Baltimore 
Railroad  Company,  present  their  Sixth  Annual  Report  for  the  year  ending 
31st  December,  1843. 

The  funded  debt  of  the  Company,  as  set  forth  in  the  last  annual  state¬ 
ment,  amounted  to  $2,972,887  16.  Of  this  amount  the  sum  of  $80,793  83, 
being  the  bond  due  to  the  State  of  Delaware,  matured  the  past  year. 

The  Board  of  Directors,  finding  that  the  financial  condition  of  the  Com¬ 
pany  would  prevent  their  liquidating  this  debt  at  its  maturity — and  being 
desirous  of  placing  the  State  of  Delaware  on  the  same  footing  with  the 
other  creditors  of  the  Company,  included  this  bond  in  the  mortgage  of  the 
21st  May,  1842,  making  it  payable,  pro  rata,  with  the  loan  of  the  1st  of 
June,  1855. 

The  biennial  sessions  of  the  Legislature  prevented  any  application  being 
made  to  that  body  for  the  extension  of  the  loan,  before  the  winter  of  1843, 
when  a  formal  request  was  made  to  accept  the  provisions  of  the  mortgage 
under  which  the  payment  of  the  bond  was  extended  to  the  first  of  April, 
1856. 

In  consequence  of  this  application,  a  law  was  passed  on  the  22d  of  Feb¬ 
ruary,  1843,  by  which  the  State  Treasurer  was  expressly  authorized,  on 
behalf  of  the  State  of  Delaware,  to  accept  the  mortgage,  and  to  accede  to 
its  terms  and  provisions. 

This  law  has  been  complied  with,  and  the  Board  of  Directors  have  now 
the  satisfaction  to  state,  that  all  the  loans  of  the  Company  have  been  ex¬ 
tended  under  the  mortgage  executed  by  the  authority  of  the  Stockholders, 
as  expressed  at  their  meeting  of  the  14th  of  April,  1842. 

A  statement  of  the  assets  and  liabilities  of  the  Company,  as  taken  from 
the  books  of  the  Treasurer,  is  hereto  annexed,  marked  (A.) 

The  whole  amount  of  receipts  from  both  Companies,  for  the  year  ending 
31st  December,  1843,  are  $430,434  47.*  The  actual  current  expenses  of 
both  companies,  for  the  same  period,  $230,334  86. 

In  addition  to  these,  certain  extraordinary  expenditures  have  been  incur¬ 
red,  the  particulars  of  which  are  set  forth  in  the  annexed  exhibit,  marked 
(B.) 

A  comparison  of  the  revenue  for  the  last  three  months,  with  the  corres¬ 
ponding  period  of  the  previous  year,  exhibits  a  considerable  increase  in 
favor  of  the  last  quarter  of  1843,  although  the  aggregate  revenue  of  the 
year  is  below  that  of  1842. 

*  Expenses  of  the  Railroad  Company, . $156,773  69 

"  “  New  Castle  and  F.  Company,  -  -  73.611  17 


$230,334  86 


[  4  ] 

It  will  appear,  from  an  examination  of  the  Statement  which  accompanies 
the  Report  of  the  Superintendent,  that  the  actual  current  expenses  during 
the  past  year  have  been  less  than  those  incurred  during  any  previous  year 
since  the  completion  of  the  road. 

The  additional  expenditures  of  the  year,  it  will  be  seen,  have  not  arisen 
from  the  ordinary  expenses  of  the  work,  but  have  been  incurred  in  conse¬ 
quence  of  the  disastrous  flood  of  the  last  summer,  of  a  large  outlay  in  per¬ 
manent  improvements,  and  in  the  final  settlement  of  claims  which  for  many 
years  have  been  permitted  to  exist  against  the  Company. 

The  improvements  on  High  street,  in  the  City  of  Philadelphia,  which 
were  commenced  in  the  autumn  of  1842,  have  been  completed  since  the 
last  Annual  Report,  and  are  now  occupied  for  the  purposes  for  which  they 
were  constructed.  These  buildings,  besides  affording  to  the  Company  all 
the  accommodation  which  is  required  for  the  freight  and  passenger  trains, 
produce,  at  the  present  reduced  rental,  a  revenue  of  $4,100  per  annum. 

The  Report  of  the  General  Superintendent,  which  accompanies  this 
Statement,  will  exhibit  the  condition  of  the  different  departments  of  the 
work.  From  this  it  will  be  seen  that  the  railway  and  machinery  are  in  a 
better  state  of  repair  than  they  were  at  the  close  of  the  year  1842. 

Proceedings  have  been  commenced,  in  the  State  of  Delaware,  against 
the  former  Treasurer  of  this  Company,  to  recover  the  balance  due  by  that 
officer;  and  at  the  November  term  of  the  Superior  Court,  in  New  Castle 
County,  a  judgment  was  rendered  in  their  favor  for  $27,000,  with  interest 
from  January,  1843.  The  judgment  thus  obtained  covers  the  whole  demand 
of  the  Company. 

The  Board  of  Directors,  in  concluding  this  Report,  which  the  charter 
requires  should  be  presented  at  each  annual  meeting  of  the  Stockholders, 
regret  that  at  this  time  it  is  not  in  their  power  to  present  a  more  favorable 
return  for  the  past  year.  A  sufficient  cause  for  the  gradual  decrease  in  the 
revenue  which  has  marked  the  history  of  this  Company  since  1840,  may 
readily  be  found  in  that  general  depression  which,  during  the  same  period, 
has  pervaded  every  department  of  trade. 

The  prospects  of  the  country  are  certainly  more  favorable  now  than  they 
have  been  for  many  years,  and  it  is  hoped  that  the  period  is  approaching 
when  the  Company  will  receive  such  substantial  assurances  of  prosperity 
as  will  confirm  the  anticipations  of  the  most  sanguine.  Of  the  probability 
of  this,  the  Board  have  no  disposition  or  right  to  speculate ;  nor  would  they 
mislead  the  Stockholders  by  remarks  upon  a  subject  which  is  open  to  the 
observation  and  judgment  of  all.  It  has  been  for  them,  under  all  the  ad¬ 
verse  circumstances  of  the  past  year,  so  to  discharge  their  trust  as  to 
deserve  the  confidence  of  those  whose  interests  they  were  appointed  to 
protect. 

All  which  is  respectfully  submitted, 

M.  BROOKE  BUCKLEY,  President. 


Comparative  Statement  of  Expenses  of  the  Phila.,  Wil’n  and  Balt.  R.  R.  Co.,  for  1842  and  1843. 


[  5  ] 
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EXPENSE  ACCOUNT— 1843.— B, 

In  addition  to  the  Actual  Current  Expenses  detailed  in  the  preceding 
Statement — say  ^156,773  69 — the  following  extraordinary  charges  have 
been  made  to  the  account,  viz : — 

Damages  paid,  under  suits  brought  prior  to  1st  January,  1842,  for 


Runaway  Slaves  and  Injuries, . $2,098  34 

Paid  in  Compromise  of  Suits  for  Damage  by  Fire  in 

Cecil  County,  in  1839, .  4,357  20 

Damage  by  the  Freshet  in  August,  1843,  viz: 

Cost  of  Repairs,  Labor,  .  -  .  $2,822  98 

Construction  of  New  Bridges,  (Chester,)  -  1,975  53 

Do.  do  do.  Ridley,  -  -  898  66 

-  5,697  17 

Construction,  at  Depots, .  679  73 

Do.  and  re-construction  of  Freight  and  Pas¬ 
senger  Cars, .  6,207  72 

Do.  six  wheel  Tenders  and  Engines,  -  2,572  53 

Do.  Road,  laying  new  Track,  ...  3,812  97 

-  25,425  66 


Making  total  of  expenses  charged,  -  $182,199  35 

There  has  also  been  expended  in  the  purchase  of  Materials,  now  on  hand, 
for  use  in  1844,  as  follows : — 

For  Lumber, . $5,459  47 

“  Wheels  and  Axles,  Iron,  &c.,  ....  3,430  00 

“  Cross  Ties, .  2,557  02 

“  Stone,  &c.,  -  - .  296  00 


Total,  as  per  General  Statement,  -  -  $11,742  49 


“ROAD  ACCOUNT.” 

The  Cost  of  Road  has  been  increased  during  the  year  1843,  by  the  fol¬ 


lowing  expenditures : — 

To  Construction  of  Philadelphia  Depot, . $13,735  92 

Do.  New  Depot  at  Havre  de  Grace,  ....  1,672  14 

Do.  New  Car  House  at  Wilmington, .  984  40 

Do.  Tank  at  Elkton, .  180  94 

Do.  Road,  Cattle  Guards, .  323  81 

Settlement  of  Suits,  and  Unliquidated  Land  Damage,  incurred  in  origi¬ 
nal  Construction  of  Road, .  477  29 

Compromise  of  Suit  in  Cecil  County,  against  Wilmington  and  Susque¬ 
hanna  Railroad  Company, .  309  17 

Judgment  in  April,  1843,  under  Suit  brought  in  1838,  for  re-building 

Wall  at  Deep  Cut  below  Gray’s  Ferry,  - .  4,605  99 

Property  at  Gray’s  Ferry  purchased . 16,414  17 


Total,  -  -  -  $38,703  83 


Comparative  Statement  for  1842  and  1843. 


- 

Number  of 

Miles  run 
by  Engines. 

CurH  Expenses 

Cost 

per  Mile  run. 

Cost  per  mile,  with  current  expenses, 
1842, 

177,859 

184,463.63 

«l-03^ 

Cost  per  mile,  less  expense  of  five 
miles  of  horse  power,  and  of  St.  B. 

Susquehanna,  1842, 

177,859 

169,990.08 

95tV 

Cost  per  mile,  with  current  expenses, 
1843, 

200,665 

156,773.69 

GO 

"“U 

3“ 

Cost  per  mile,  less  the  expense  of 
horse  power  and  St.  Boat  Susque¬ 
hanna,  1843, 

200,665 

140,963.83 

70  2  5 

[  'I  ] 


A. 


The  Philadelphia^  Wilmington^  arid  Baltimore  Railroad 
Company^  in  Account  with  A.  Campbell,  Treasurer^ 
January  5,  1844. 


Dr. 


To  Road  Account,  -  -  -  -  - 

Advances  to  Contractors,  (Road  Account,) 
Purchase  of  Railroad  Iron,  ... 
Real  Estate,  .  .  .  -  - 

Philadelphia  County,  -  -  -  . 

Bonds  Receivable,  viz  : — 

Due  1850  and  1860  with  13,000  shares'P.  W. 
&  B.  R.R.  Stock  as  Collateral,  and  interest 
accrued,  amounting  to  par  value  of  the 
Stock,  say  -  -  .  . 

/  Other  Bonds  and  Interest,  -  -  - 

Bills  Receivable,  ..... 
Allan  Thomson,  Treasurer,  ... 

Post  Office  Department,  .... 
Materials  on  hand,  purchased  for  use  in  1844, 

Stock  owned  by  the  Company,  ... 
Balances  in  hands  of  Agents,  ... 
Cash, . 


$650,000  00 
5,762  75 


$4,636,620  35 
3,456  50 
19,465  69 
3,312  90 
1,154  13 


655,762  75 
1,551  50 
21,345  74 
7,618  64 
11,742  49 
689,800  00 
10,372  01 
379  13 


Cr. 

By  Capital  Stock,  ....... 

Permanent  Loans  at  6  per  cent.,  viz  : 

Under  Mortgage  of  May  21,  1842 — 

Due  June  1,  1855,  ...  $700,000  00 

“  October,  1855,  in  London,  £113,000 

sterling,  ....  502,222  22 

“  April  1, 1856,  State  of  Delaware,  -  80,793  83 

“  February  1,  1858,  -  $878,760 

Less  owned  by  Company,  76,340  802,420  00 

Under  Mortgage  of  May  26,  1842 — 

Due  November  1,  1860,  in  London, 

£182,500  sterling,  ... 

Bonds  Payable,  ...... 

Real  Estate  Damages,  Judgment,  .... 

Bills  Payable,  ...... 

Do.  Sterling  due  1843,  1844,  and  1845,  £30,000 
sterling  with  Interest, 

Do.  Sterling  due  for  Iron,  £3,608  11,  due  in  1845, 
without  Interest,  .... 

Unclaimed  Dividends,  ...  $418  00 

Interest,  ....  2,293  35 

Neweastle  and  Frenchtown  Railroad  Company,  balance  of 
Account,  ....... 

State  of  Delaware,  Semi-Annual  Tax,  due  January  1, 

Profit  and  Loss,  ...... 

Due  to  Sundry  Individuals,  ..... 


$6,062,581  83 


$2,806,400  00 


2,085,436  05 


811,111  11 
72,850  00 
6,000  00 
56,594  72 

144,000  00 

17,318. 62 

2,711  35 

14,138  87 
500  00 
41,670  22 
3,850  89 


$6,062,581  83 


Chief  Engineer’s  Report 


Wilmington,  January  6th,  1844. 

To  the  President  and  Directors  of  the  Philadelphia^  Wilmington,  and 

Baltimore  Railroad  Company. 

Gentlemen  : — Your  knowledge  of  the  Road  and  its  operations,  derived 
from  personal  observation,  or  from  Reports  submitted  from  time  to  time 
during  the  past  year,  renders  it  unnecessary  that  I  should,  at  this  time,  do 
little  more  than  present,  in  a  tabular  form,  the  various  items  of  expendi¬ 
ture,  under  their  appropriate  heads. 

This  Statement  exhibits  the  ordinary  current  expenses  of  working  the 
Road,  the  extraordinary  expenses  incurred  by  casualties  and  permanent 
improvements,  and  the  sums  expended  upon  the  construction  of  depots, 
cars,  water  stations,  &c.,  &c.,  entirely  new — together  with  a  comparison  of 


expenses  for  1842  and  1843. 

"^The  ordinary  current  expenses  for  1842  were,  -  -  -  $192,207  44 
The  ordinary  current  expenses  for  1843  are  -  -  -  -  1.56,773  69 

Showing  a  diminution  in  favor  of  1843  of . $15,433  75 


From  this  Statement,  it  appears  that  the  ordinary  current  expenses  of  the 
past  year  have  been  so  much  reduced  as  to  admit  of  a  large  expenditure  in 
works  of  a  permanent  character,  calculated  to  lessen  future  expenses, 
without  materially  increasing,  at  the  same  time,  the  total  amount  expended 
over  that  of  the  previous  year. 

If  this  system  of  adding  each  year  to  the  permanent  improvement  of  the 
Road,  without  increasing  its  gross  expenses,  can  be  pursued  a  few  years 
longer,  it  is  manifest  that  the  period  cannot  be  far  distant  when  this  im¬ 
portant  public  work  will  present  that  substantial  character  so  desirable  to 
the  public  as  a  great  thoroughfare,  and  so  necessary  to  the  interests  of  the 
Stockholders  as  a  source  of  revenue.  * 

It  may  as  well  be  noticed  here,  that  the  past  year  was  the  eighth  since 
the  construction  of  the  Road,  and  that  many  parts  of  the  Road  and  ma¬ 
chinery  have  suffered  from  decay  and  long  wear.  The  timber  of  Road  and 
bridges  has  required,  and  still  demands  extensive  renewals.  The  same 
remark  applies  to  the  wood-work  of  cars  and  their  running  gear ;  while 
the  engines  have  had,  and  still  require  general  overhauling  and  re-building. 
A  large  amount  of  this  kind  of  work  occurs  periodically,  as  it  may  be  said, 
on  all  Roads,  when  their  expenses  are  usually  increased  for  a  few  years, 
and  again  diminish. 

Our  Road  is  now  in  the  midst  of  such  a  state  of  things — and  if,  under  the 
circumstances,  improvements  and  heavy  repairs  are  being  carried  on  with¬ 
out  increasing  the  annual  expenses,  the  Stockholders,  inferring  a  diminu¬ 
tion  of  expenses  after  these  repairs  shall  have  been  completed,  may  not 

*  To  the  ordinary  current  expenses  of  1842,  as  stated  in  Report  of  January,  1843, 
should  have  been  added  the  sum  of  $7,743  81,  on  account  chiefly  of  “General 
Charges,”  making  the  sum  as  above  stated  $192,207  44. 


unreasonably  indulge  the  hope  that  their  expectations  of  profit  will  be  ful¬ 
filled  when  the  income  of  the  Road  is  restored  to  its  former  prosperity. 

A  brief  notice  of  the  nature  of  work  done  at  difierent  points,  may  perhaps 
be  satisfactory  to  those  not  familiar  with  the  Road. 

PASSENGER  AND  FREIGHT  CARS. 

Eight  passenger  cars  have  been  re-built,  in  a  thoroughly  substantial 
manner ;  two  baggage,  one  mail,  and  six  freight  cars  rebuilt ;  fourteen 
freight  cars  constructed,  entirely  new  throughout,  in  addition  to  those  here¬ 
tofore  on  the  Road. 

ENGINES  AND  TENDERS. 

!  One  engine  has  been  re-built  at  Canton,  and  much  improved  ;  another  is 
I  in  hand  re-building,  and  partly  done. 

I  At  Wilmington  several  engines  have  been  renewed  in  important  parts ; 

I  and  one  is  in  hand  at  Gray’s  Ferry,  rebuilding.  Several  others,  old  and  in 
I  bad  order,  require  re-building.  Two  six-wheel  tenders  have  been  con- 
!  structed,  and  one  four-wheel  tender  re-built. 

An  engine  at  Wilmington  has  been  altered  and  fitted  up  with  anew  and 
improved  apparatus  for  “economizing  fuel,  consuming  smoke,  and  arresting 
sparks  and  cinders.”  The  apparatus  has  been  in  partial  use  for  a  month, 
i  and  promises  to  be  successful. 

1  The  engines  are  in  as  good  or  better  general  condition  than  last  year, 
and  have  run  an  aggregate  distance  (ten  having  been  in  use)  of  200,665 
miles — 22,806  miles  more  than  was  run  in  1842 — or  about  12^  per  cent. 

DEPOTS. 

At  President  street,  Baltimore,  new  tracks  and  branches  have  been  laid, 
j  to  afford  additional  facilities  for  freighting.  At  Havre  de  Grace  an  exten- 
j  sive  freight-house,  and  fixtures  for  loading  and  unloading  tide-water  canal 
I  boats,  have  been  erected.  At  Cecil  Depot  an  excellent  new  turn-table,  35 
feet  in  diameter,  and  wood-sheds  have  been  built.  At  Elkton  a  new  tank- 
house.  At  Wilmington  a  new  car-shop,  complete — cost  $984  40 ;  also, 

!  smith’s  shop,  track  to  wharf,  &c.,  &c.  At  Philadelphia,  the  substantial  and 
I  commodious  passenger  and  freight  Depot,  Eleventh  and  Market,  has  been 
i  finished. 

ROAD  AND  RAILWAY. 

A  substantial  breakwater  has  been  constructed  along  the  embankment  at 
'  Canton,  which  will  obviate  the  necessity  of  hereafter  replacing  a  large 
f  quantity  of  earth,  heretofore  annually  washed  away  by  the  high  tides. 

The  embankments  carried  away  by  the  Freshet,  near  Chester,  have  been 
replaced  in  a  substantial  manner. 

Various  portions  of  the  railway  between  Baltimore  and  Havre-de-Grace, 

::  and  between  Wilmington  and  Philadelphia,  laid  with  6  «  6  inch  Carolina 
il  strings  supporting  the  iron  bar  on  a  continuous  bearing,  have  been  repaired, 
j  and  new  strings,  equivalent  to  13|  miles  of  continuous  railway,  have  been 
1  inserted  in  place  of  those  decayed  or  worn. 

A  part  of  the  railway  between  Wilmington  and  the  Susquehanna,  5  miles 
in  length,  in  which  the  cross-ties  were  nearly  all  rotten,  has  been  taken  up 
and  relaid  on  a  gravel  “  ballast,”  with  new  cross-ties,  laid  at  shorter  inter- 
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vals.  The  old  bearing-s,  3  feet  apart,  were  found  to  be  for  a  rail  of  the 
bridge  form — 401bs.  per  yard — too  distant  to  afford  the  requisite  strength. 

Eight  hundred  tons  of  rails  have  arrived,  of  the  most  approved  form  and 
weight,  about  601bs.  per  yard,  intended  to  replace  about  9  miles  of  the  flat 
bar  track  between  Wilmington  and  Philadelphia. 

Nearly  a  sufficient  quantity  of  timber  to  lay  this  rail  is  on  hand,  and 
every  preparation  will  be  made  to  lay  it  down  in  the  spring,  in  a  substantial 
manner.  It  has  been  shown  before,  that  the  sale  of  the  flat  bar  taken  up, 
and  the  annual  saving  in  repairs  of  road  and  machinery,  will,  in  less  than 
two  years,  defray  all  expenses  of  laying  down  this  rail,  including  its  pur¬ 
chase. 

This  improvement  on  a  part  of  the  road  more  used  than  any  other  is 
highly  desirable,  especially  as  it  will  expedite  the  travel  from  Wilmington 
to  Philadelphia,  and  reduce  the  time  of  making  the  trip  to  one  hour  and  a 
half,  and  between  Baltimore  and  Philadelphia  to  5^  or  6  hours. 

BRIDGES. 

Bush  and  Gunpowder  Bridges  have  undergone  substantial  repairs,  at  a 
cost  of  $2,095.96.  Such  parts  of  the  frame  work  and  pileing  as  were  found 
defective  from  decay,  have  been  taken  out  and  replaced  by  new  timber — 
191  ice  breakers  have  been  driven,  and  65  piles  spliced,  all  of  best  white 
oak.  Chester  bridge,  carried  away  by  the  flood  in  August,  has  been  rebuilt 
on  the  plan  of  Howe’s  Patent.  The  span  is  166  feet,  and  the  bridge  is  pro¬ 
bably  stronger  than  any  yet  erected  in  the  country. 

This  admirable  plan  of  bridge  building  is  unquestionably  superior  to  any 
other  hitherto  devised. 

A  new  pivot  draw,  103  feet  span,  has  been  erected  over  Ridley  Creek, 
disposed  in  such  manner  as  to  span  the  width  of  the  creek,  and  thus  answer 
the  purpose  of  bridge  as  well  as  draw.  It  is  a  substantial  as  well  as  a 
novel  structure,  and  answers  perfectly  the  objects  proposed. 

A  substantial  pileing  has  been  driven  across  the  marsh  at  Ridley  and 
Crum  creeks,  in  place  of  the  old  tressel  work  carried  away  by  the  flood. 

Preparations  are  making  to  rebuild  two  more  of  the  bridges  on  this  part 
of  the  road  next  summer,  and  two  more  the  summer  of  1845,  when  all  the 
bridges  between  Wilmington  and  Philadelphia  will  have  been  rebuilt  at  a 
cost  not  exceeding  $12,000. 

They  will  all  be  secured  from  decay  in  such  a  manner  as  to  last  fifteen 
years. 

I  have  the  honor  to  be. 

Very  respectfuly. 

Your  ob’t  serv’t, 

J.  R.  TRIMBLE, 

Engineer  and  General  Superintendent. 
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I 

Stockholders’  Meeting. 


At  the  Annual  Meeting  of  the  Stockholders  of  the  Philadelphia,  Wil- 
^  mington  and  Baltimore  Railroad  Company,  held  at  the  office  of  the  Com¬ 
pany  in  Wilmington,  on  the  8th  day  of  January,  1844, 

John  Bullock  was  appointed  Chairman,  and  James  Delaplaine  Secre- 
i  tary. 

The  Report  of  the  Directors,  with  the  accompanying  documents,  having 
I  been  read, 

Mr.  S.  Edwards  moved  that  the  Report  be  approved, 
i  Which  motion  prevailed. 

[  Also— 

I  That  the  Report,  with  the  accompanying  documents,  be  published,  and 
I  each  of  the  Stockholders  furnished  with  a  copy.  ^ 

!  Mr.  Wales  moved  that  the  Meeting  now  adjourn,  for  the  purpose  of  going 
i  into  an  Election  for  Directors, 

Which  motion  was  carried. 

,  The  Election  having  been  held, 

I  The  Certificate  of  the  Judges  of  the  Election,  announcing  the  result,  was 
I  presented  and  read. 

And,  on  motion. 

The  Stockholders  adjourned. 

JOHN  BULLOCK,  Chairman. 


Attest — 

JAMES  DELAPLAINE,  Secretary. 
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Directors  for  1844. 


Pennsylvania. 


Delaware. 


JAMES  ROGERS, 
GEORGE  BUSH, 
MAHLON  BETTS, 
WM.  R.  SELLARS, 
MERRIT  CANBY. 


M.  BROOKE  BUCKLEY, 
JOHN  A.  BROWN, 

A.  J.  LEWIS, 

C.  H.  FISHER, 

ROBERT  PATTERSON. 


Maryland. 

J.  1.  COHEN,  Jr., 
HUGH  McELDERRY, 
THOMAS  KELSO, 
JOSEPH  COUDON, 
JOHN  C.  GROOME. 


At  a  Meeting  of  the  Board  of  Directors,  held  January  8,  1844,  the  fol 
lowing  Officers  were  unanimously  re-elected : 


President. 

M.  BROOKE  BUCKLEY. 


Secretary  and  Treasurer. 


ALEXANDER  CAMPBELL. 


